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MBGOTIATED CONTRACT _ contrect vo. 


Westinghouse Electric Corporation 
Friendship International Airport 25 
Baltimore 27, Maryland X1A1la 


Gontract for: Non-Personal Contract Amount 
Pechaical. Service aa 
Peraonnel 
: Mail Invoices to: Period Performance: 
See Behetule 
fasaduistrative ‘Data: 
eontract is ente y and ween the United States of 


Amaxvican, hereinafter called the Government, represented by the Con- 
tracting Officer executing this eontrect, and the above-named Con- 
¢reotor which is a Corporation incorporated in the State of Fenn- 
sylhvenie hereinafter ealled the Contractor. 


The Parties hereto agree that the Contractor shall furnish the 
necessary personnel and shall perform ali the services set forth in the 
attached schedule issued hereunder for the consideration stated therein. 


The vighte end cbligations of the perties to this contract shall be 
wubject to and governed by the attached Schedule and General Provisions 

25X1A2g which together with this signature page and the accompanying certificate 
comprise this Contract Ho. ME «X= the event of any dneonaisteacy 
dat the Schedule and the General Provisions, the Schedule shall 
gontrol. 


in WITNESS WHERBOF, the parties hereto have executed this contract 
as of N 281966 » 1960 


| 25X1A5a2 Fierincnos Bnet ORAT IO 
BY BY 
gem Yc PRE Si oeNT Contracting Officer 5X 1A9 
27 
pegemisT #8. — ears 
cae 501% “chet 
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contract to 


4y, ms » certifty that 
Z an the eds of the Corporation named 
as Contractor hereing that who 


signed thie contract. on behalf of the Contractor was then 
of said Corporation; that said con- 


tract wae duly signed for and in bebalf of said Corporation by 
authority of ite governing body, and is within the scope of lts 


Corporate powers. 
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contrect to 
THDEX OF SCHEDULE 


PART Vs SERVICES bi BE FURBISHED. «ce craveansaseateceeeseasegasase 
‘ 4 AND PAYMENT .n scavevecnenesnsteseenteseenene 


PARY II 
PART EEE PRRIOD OF FERFORMANCH..-sessssessccessseeeceesseeeesaness 
PART IV : 

“PART Vo WAIVER OF REQUIRIMEINTS OF GENERAL PROVISIONS. .......00008 
PART VI SPECIAL GMCURTYY RESTRICTIONS. ...cccsseoussersencscseneee” 
PART VIZ GAPTURE AND DMTENTION.......ssecesessescuscocvesecseesees 
PART VITX SNGIWEERING AND SERVIOR PROCUDURE....-ecescescecesencsees 


EB Bo wa aw of 


“+ 
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GENERAL: The Contractor shall, during the period set forth 
{YI of the Schechile, furnish and supply to the Government son~- 


Gs 
in PART 


al Contract Technical Services (C95) as defined in Clause 1 of 
the Generel Provisions of this contract. 


@irected by the Contracting Officer or his authorized representative. 
Services shall not be performed at more than two (2) locations at 
any one time. In the event the Government desires the services at 
foreign locations an equiteble adjustment in the contract price will 


dete of said ane nit. 
the parties hereto. An overseas assignment will be oubstentiated 
by the execution of « “Letter of Asaignment” and shall be in aceord~ 
ance with Sabibit "A", whieh is attached end made a part of this 
gontract. The Contractor shalt furnish to the Contracting Officer 
eoples in triplicate of the assignment letters entered into as may 
be required by the Contracting Officer. Any supervisory personnel 
of the Contractor assigned to perform servicer hereunder will be 
accredited by the Contrasting Gfficer to locations at which such 
services ara to be performed. The contracting officer will be 
afviee’ of all visite. 


N+ Pransportation provisions are set ‘forth in 


&. "ERABSPORTAT 
Clause @i(a) of the General Provisions. 
@. SUPERVISION: Contract technical services personnel shall 


at all times be recognised os employees of the Contractor and under 
the Contractor's supervisory control. Such supervision shall be 
exercised by visits of the Contractor's supervisors te locations 
where services are being performed. However, the Coutrastor and 
contractor personnel shall, in the performance of services hereunder, 
be guided by and comply with the direstions and requirements of the 
Project Base Commander or his authorized representative, under whose 
authority said services shall be performed in « satisfactory manner. 


whe 
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‘eee. Contractor personne? shall keep the Contractor 
fully aa to maintenance problems by suitable internal 


Yeporte; upon request of the Contracting Officer the Contractor will 
furnish summery reports regarding maintenance problems to such 
person(s) as axe designated by the Contracting Officer. The Con- 
tractor will supply the Contreeting Officer with copies of such 


PRIVILEID): Assigned contract technical serviecs personnel 
wilh be given certain privileges to the extent authorized other 
individuels assigned to a Project Base including but not limited ta 
the following? 


{i} Weceasery medical and dental care for the Contractor's 
personnel at no charge to the Contractor in the event 
thet eamercial medical or dental facilities are not 
availeble to the Contractor's personnel. 


(2) Provisions concerning vacation leave are set forth in 
PART TT of the Schedule. 


(1) Maintenance parts, tools end test equipment required 
for maintenance of equipment and furnished under 
another contrect shall be made available to the 
Contractor's maintenance personnel by the Goverment 
at the losation where maintenance is to be performed. 


(2) The Government shall make avalleble to the Contractor's 
madutenance personnel, for exclusive use to each 
eversess waintenance location, a vehicle such as 5 
serry-all truck AF $500-5025~625125-275 or equivalent, 
dneluding supplies and services for maintenance thereof 
at no cost to the Contractor. The Contractor will mount 
eertain maintesance equipment in said vehicle to 
fagilitate maintenance. ‘This vehicle is to be used for 
official business only. 


(3) The Contractor shall support its field maintenance 
personnel. exployad in the performance of this contract 
with engineering services and special test facilities. 
Wmamples of such services are: (a) Visits of head- 
quarters engineers, When approved by the Government, 
to assist such field maintenance personnel in ever- 
eoming maintenance problems; (b) Investigations at the 
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Coutrector's headquarters of field probleme: (¢) Tests 
at the Contractor's headquarters of components, sub- 
ausexdiies, or equipments which have shown excessive 
trouble in the field. 


(4) fhe Contractor is authorised to supply by local 


available and necessary for the 
madtutenance defined in the statement of work. For 
security purposes only, purchases in the fielé will 


property and sre not avatiable in bese supply. Miner 
test equipment such as Voltmeter, Amacter or eintlar 
indicating deviees not available in base suyply. 
Repair at Contractor's plant or at other source test 
equipment and production equipment which malfunctions 
during maintenance. 


NPRACT PRICE: The Government shall pay the Contractor in 
to FART LY Clause 4 of the General Provisions upon 


satisfactory performance of this contract, ead upon the aubmiesion of 


werly certified invoices or vouchers therefor, as full payment. for 
the sarvices to be supplied by the Contractor hereunder, as follows: 


(2) A provistousl amount of IER yor each calendar 
mouth preceding emendment of contract incorporating 


(2) 4n amount for each ealendar month subsequent to such 


== 
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(3) In the event timely redetermination of the total 
price of PART Ib is not affected as antict ted, pey- 
25X1A1a ments hall. continue at the rate of for each 

oalendar month uatdl the total price of PART Tb is 
vre@etermined, PROVIDED, that in no event shall the 
toval of progrese payments made under PART Tp exceed 
90 percent of the total estimated contract price. 


(4) QRANSPORTARION: Reimbursement for the actual cost 
of approves tion furnished by the Contrector 
in accordance with the provisions of this contract. 


25X1A1a | 


Be RICE: The total estimated contract 
eye price for 60 mugh 30 dune 196, is 
of this moun! to cover rtation costs and Con- 
_ 25X1Ala tractor furnished replacement parts. Of the total estimated price 
 295X1A1a subject. to the provieious of PART IV-FRICE REBS- 


PEEMINATTON and EE for transgortation and Contractor furaished 


AYMENT: Involees shall be 
mB accordance with Clause 4 of 


& oe PALE ENT PURPOSES: For payment pur~ — 
poses, time spent the performance of services hereunder will 
be determined in accordance with the pr dons of Glause 20 of the 


ACAWION LEAVE: Contractor personnel shall be granted two 

ealendar we ation at such time as is mutually agreesble 
between the Gov % and the Contractor, Such vesation period to 
begin on arrival at a point where reasonable qoumercial facilities 
axe availeble, mrtually agreeable to the Government and to the Con- 
tractor, to which the Goverament will furnish transportation. The 
vacetion will end at this point ee 
furnish transportation back to site of work. 

fina 2  EIWAL Con TRACT PRICC addet ha a 

F ad TO 


eS et a: DeSean + 


The services of the contract technical services personnel 
celled for under PART Ib of this comtract shail be furnished when 
and aa required during the period of 1 July 1960 through 0 dime 


wee 
ea we 
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sas) Because of the nature of the services called for by this. 
gontrest and the uneertainty as to the const of performmce hereunder, 
the parties to this contract agree that the totel estimated contract 
_ prices set forth in PART TY-CONSIDERATION AND PAYMENT hereto, may 
be inersased or decreased, in aceordence with the provisions of this 
Claes 


b. Promptly after 31 Ooteber 1960, or such other date as may 
be mrtually agreed upon by the parties hereto, the parties shell 
negotiate to determine whether the total estimated contract price 
for the required services shall be revised ané a new total contract 
price established, such new total soutract price to be fixed and to 

ent the total emount payable to the Contractor for satisfactory 
performance of the contract, including ell) services theretofore 
furnished or thereafter to be furnished. 


c. Am soon as practicable, and in no case later than sixty (66) 
days after ji October 1960, the Contractor shall furnish to the 
Contracting Officer a statement, in euch form end detalii as the 
Coutracting Officer may prescribe, of the cost (ineluding estimates 
to completion) ef furnishing the services celled for under this 
contract, together with such information as may be pertinent in the 
negotiations for the revised total contract price pursuant to this 
dleuse. Such statement of cost shell fairly reflect the normal 
@perationa of the Contractor's coat system, taking tuto account eny 
aeviations for such normal cost system as is required by the security 
reatrictions placed upon the Contractor by the Government in perform 
ance uader this contract. The Contracting Officer shall. have the 
right at all reasonable times to make, ar cause to be made by Govern 
ment employees, or other person or persons agreed upon by the parties, 
gueh examinations or audits of the Gontractor's books, records and 
 aeoounts, as he may request. 


&. Upon the filing of the statements and other pertinent. 
iuformation required by Paragraph C of this Clause, the Contractor 
and the Contracting Officer will promptly negotiete in good faith 
to agree upod a reasonable revised total contract price for the 
‘gntraet, whieh upon the basis of such statement end other pertinent 
duformation, will coustitute feir and just compensation to the Con- 
trector for the e of this contract. In determining the 
extent of any estimated allowances for profit to be taken into ac- 
count in fixing such revised price, sousideration will be given to the 
extent. to which the Contractor has performed the contract with 
efficiency, economy and ingenuity. The revised price shell be 
evidenced by an amendment to thia contract. However, in the event. 


~B- 
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that the negotiations for price revieion, im sccoréance with this 
clause, indicate that the uncertainty as to the cost of complete 
performance is stil for the over-all completion of this contract, 


provision may be mde for such future negotiations as to revision | 


as may be appropriate to the cireunstances at the tine. 


a. if within thirty (30) days, or such other period as mutually 
agreed upon by the parties hereto, after the filing of the statement 
acd other pertinent information required by Beragragh C of this clause 
the parties shall fefi to agree upon the revised prise, in accordance 
with the provieiona of this alause, the feilure to agree shall be 
Geened. to be a Aiasgreament as to a question of fect which shall be 
@isposed of in scoordance with the clause hereof entitled "DISPUTES." 


f. Yor aay of the purposes of the clause of this contract 
providing for termination at the option or conventence of the Govera- 
ment {including without limitation, computation of “the total contract 
price” and “the contract price of work not terminated"), the contract 
price shall be the revised contract price agreed upon under Paragraph 
D of this clause of determineé under Paragraph # of this clause, as 
the case may be. 


Notvithstanding the requirements of the General Provisicas of 
this contract to the contrary, whensoever the Contrector, in per~- 
formance of the work under this coatract, shall find that the re- 

, ta of any of the clauses of the General Provisions are in 
gonflict with security instructions issued to the Contractor py the 
Contracting Officer or by his duly euthorised representative for 
security matters, the Contractor shall call the ettention of the 
Contracting Officer to such conflict and the Contracting Officer or 
his duly authorized representative for security matters shell (1) 
modify or rescind such security requirements or (41) the Contract~ 
dng Officer shall issue to the Contractor a waiver of compliance 
with the requirements of the General Provisions eqnflicting with 
auch security requirements. Any waiver of compliance with the 
Generel Provisions of this contract iagued by the Contracting 
Officer chall be in writing, except that the approval by the Con= 
tracting Officer of any subcontract iagued hereunder by the Con- 
‘tractor shall be deemed to constitute approval of waiver of any 
elauses of the General. Provisions in conflict with the stipu- 
lations of such subcontract. 


“9 
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Whe Contractor shall sot reveal (4) the specific nature or aay 
dateiie of the work being performed hereunder or (11) any information 
whateoaver with respect to the department of the Government sponsoring 
this contract and the work thereunder except as the Contractor is 
directed or permitted to reveal such information by the Contracting 
Officer or by his duly authorised representative for security satters, 
and notwithstanding any clause or seotion of this contract to the 
sontrery, the Contractor shall not interpret any clause or section of 
this contract es requiring or permitting divulgence of such information 
to aiy person, public or private, or to any officer or department of the 
Government without the express consent of the Contracting Officer or his 
duly sutborixed representative for security matters. 


Yn the event say Contractor personnel assigned to duty under this 
contract ie found to be missing from hie place of employment, vhether 
or not such pexsonnel then actually was engaged in the course of his 
employment, under cireumstances supporting an inference that his 
absence was due to the action of « hostile foree or the force of any 
power not allied with the United States in a ecamnon military effort, or 
de known to have been taken prisoner, hostage, or otherwise detained dy 
aw hostile force or the force of any power not allied with the United 
Stetes in a comon tary effort, the time spent by such personnel 
é@axing such detention (which shall ba construed to include the period 
until such personnel is returned to hie plese of employment, or to the 
United States, or death in fact is established by a finding by the 
Vederal Security Adoinistrator (hereinafter referred to as "Adminis- 
trator”) or other Federal body having jurisdiction or by other evidence 
 getisfactory to the Sontracting Officer, or death can legally be pre- 
swned to have ocoqurred) shall not be considered ae time spent in the 
performance of aervices hereunder and the Government shali not be 
obligated to make any payment on aecount of such personnel except as 
provided in this paragraph. The Contractor is authorized to and shall 

entexs into agreements with personnel hereunder to pey benefits to the 
extent not otherwise paid to such persomel in the event of, and during 
the time spent by such personnel during such detention, as construed 
above, which will equal the total wage due for such detention, as cone 
‘gtrued above, computed on the basis of wage ratel being paid such 
‘personnel at the time of such detention. Claims for benefite shall be 
mede under applicable law with the Administrator. In the event that 
-¢he Contractor is obligated by agreements, authorised above, to pay and 
ghell have peld benefite in en amount not peta or payeble by the Admin- 
dietrator on account of such detention of such personnel, the Government 


#“1LG- 


Approved For Release 1999/09/08 : CIA-RDP81B00879R000100020043-6 


ns a 
VP ws 


Approved For Release 1999/09/08 : ClA-AG Ff 200879R0001008a0043-6 


25X1A2g 
Contract to 


shall. pay to the Contractor, in respect of such personnel during the 
pariod of such detention, sa construed ebove, such amount which when 
efded to the amount paid or to be paid in respect of such personnel 

. by the Administrator, whether to the Contractor or otherwise, will 
egal the total wage due for such period of detention, as construed 

‘above, computed on the basis of wage rate being paid such personnel 
at the time of auch detention. Subject to the availability of funds 
therefor, the obligation of the Governuent to make payments provided 

for by this paragraph shell continue in effect during the period of 
such detention, as construed sbove, and shall survive the earlier 
expiration or termination of thie eoutract. 


kecept as specifically provided herein the Contractor's personnel 
rvendering services under this coutract will be governad by the Con- 
tractor's established Engineering and Service procedure, hereinafter 
referred to as BRS procedures. 


«ile 
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